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Lockheed Aircraft Corp. CHANGE PROPOSAL ] 
<< CANE he7-59 AFFECTS : wsPo [x] Prosect [X] 


NAME OF MAJOR COMPONENT | PART OR LOWEST SUBASSEMBLY PART NO. & MODEL OR TYPE 
Pe? Platform Pressure Switch L152B+31~-16 


TITLE OF PROPOSAL : 
Re~adjust platform pressure switch 
NATURE OF PROPOSAL: 


-Re-adjust the absolute pressure switch on all P#2 platforms to start the A,C, 
motor at a lower altitude, 


See copy of Service Bulletin 390 attached. 
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REASON FOR PROPOSAL : 
Provides low altitude operation for superchargers. 
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ESTIMATED COST AND TIME INVOLVED : « 
ADDITIONAL FUNDING REQUIRED : = i 
— 
ESTIMATED COST FOR KITS OR PARTS: No parts = no charge. 
ADDITIONAL FUNDING REQUIRED: None : 
ITEMS AFFECTED BY PROPOSAL : 
SAFETY MISSION PERFORM- OPERATING INTER- WEIGHT OR TOOLS & MAINTE- SERVICE FLIGHT ne | 
] EFFEC- ANCE PROCEDURE CHANGE- WEIGHT & SUPPORT NANCE LIFE MANUAL NANCE ; 
TIVENESS ABILITY BALANCE EQUIPMENT] PROCEDURE MANUAL 
| O on mene 
EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD 8 bra. 
SOURCE OF FRAMEXRSER kit ANAILABILITY __©T@ = WEEKS AFTER APPROVAL 
LAC STATINTL 
DISPOSITION OF SPARES AFFECTED: Return to Contractor for rework and reldentification, | 
ww = 
INITIATED BY : APPROVED :  WSPO_. 
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